PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 


W912DY-10-D-0025 


WEATHER: 


TITLE AND LOCATION 


Closed Castner Range RI, Ft. Bliss, El Paso, TX 


TEMPERATURE Low: 


45 


High: 


80 


DAY/DATE 


Monday 2/29/2016 


WIND 


5 to 15 


mph N-NE 


WEATHER EFFECTS: 


Sunny, Hum 18%, UV 6 of 10 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety. 


PRIME CONTRACTOR/SUBCONTRACTOR WORKFORCE 


Position 


Technical Lead 


SUXOS 


Site Manager 


UXOSO/SSHO 


UXOQCS 


UXO Tech III 


USACE OESS 


USACE OESS 



10/26/2018 


006807 














































































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


USACE PM 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 3/1/2016 


nph N-NE 


WEATHER: 

TEMPERATURE Low: 47 High: 84 

WIND 5 to 15 


PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


WEATHER EFFECTS: Sunny, Hum 18%, UV 6 of 10 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety. 


PRIME CONTRACTOR/SUBCONTRACTOR WORKFORCE 


Position 


Technical Lead 


SUXOS 


Site Manager 


UXOSO/SSHO 


UXOQCS 


UXO Tech III 




USACE OESS 


USACE OESS 



Name 


Signature 




10 / 26/2018 


006808 



























































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 3/2/2016 



WEATHER: 

TEMPERATURE 

Low: 51 High: 

85 

WIND 18 mph WSW 

WEATHER EFFECTS: Sunny, 

Hum 15%, UV 6 of 10 

SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, proper lifting. 


PRIME CONTRACTOR/SUBCONTRACTOR WORKFORCE 

Position 




Signature 

Technical Lead 




f 


SUXOS 





Site Manager 



UXOSO/SSHO 



UXOQCS 



UXO Tech III 






USACE OESS 



USACE OESS 





















- 



































10/26/2018 


006809 


























































































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USACE PM 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 3/3/2016 


WEATHER: 

TEMPERATURE Low: 50 High: 83 

WIND -4/ £) 

mph SSW 


WEATHER EFFECTS: Sunny, Hum 15%, UV 6 of 10 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, proper lifting. 


PRIME CONTRACTOR/SUBCONTRACTOR WORKFORCE 


Position 


Technical Lead 


SUXOS 


Site Manager 


UXOSO/SSHO 


UXOQCS 


UXO Tech III 




USACE OESS 


USACE OESS 



Name 


Signature 



10/26/2018 


006810 
































































PIKA 

& ^!>aE3S33E2 

PIKA-PIRNIE JV 


DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USACE PM 

W912DY-10-D-0025 

Closed Castner Range RI, ft. Bliss, El Paso, TX 

Friday 3/4/2016 

^■■11 

WEATHER: Sunny 

TEMPERATURE Low: 50 High: 86 

WIND 

10-15 

mph SW 


WEATHER EFFECTS: 


Mostly Sunny with intervals of clouds. Hum 13%, UV 6 of 10, S/R - 6:30 am S/S 6:07 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief. 


PRIME CONTRACTOR/SUBCONTRACTOR WORKFORCE 



10/26/2018 


006811 



































































SKA 


PIKA-PIRNIE JV 


DAILY REPORT 




DAY/DATE 


CONTRACT/TO NUMBERS 

W912DY-10-D-0025 

Closed Castner Range RI, R. Bliss, El Paso, TX 

Monday 3/7/2016 


WEATHER: Sunny 

TEMPERATURE Low: 43 High: 71 

WIND 20 - 30 

mph WSW 

WEATHER EFFECTS: Mostly 

Sunny with few clouds, Hum 22%, UV 7 of 10, S/R - 6:26 am S/S 6:09 pm____ 


SAFETY TOPICS COVERED' 


PRIME CONTRACTOR/SUBCONTRACTOR WORKFORCE 



10 / 26/2018 


006812 










































































































IRIK A 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

- 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday, July 10, 2015 


TEAM : 

L 

Position 

Name 

Signature 



10 / 26/2018 


. 006813 . 

























































IP IK A 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Friday, July 10, 2015 




TEAM 2 



10/26/2018 


006814 



















































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 



CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 3/7/2016 


WEATHER: Sunny 

TEMPERATURE Low: 43 High: 71 

WIND 20 - 30 


mph 


WSW 


WEATHER EFFECTS: 


Mostly Sunny with few clouds, Hum 22%, UV 7 of 10, S/R - 6:26 am S/S 6:09 pm 


SAFETY TOPICS 


COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief. Possilbe gusts to 40 mph 


PRIME CONTRACTOR/SUBCONTRACTOR WORKFORCE 



10/26/2018 


006815 




































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


USACE PM 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 3/8/2016 



WEATHER: Sunny 

TEMPERATURE Low: 43 High: 61 

WIND 5 - 10 

mph WSW 


'IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


WEATHER EFFECTS: 


Mostly Sunny with few clouds, 20 % chance of rain, Hum 33%, UV 5 of 10, S/R - 6:25 am S/S 6:10 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief. 


Position 


Technical Lead 


SUXOS 


Site Manager 


UXOSO/SSHO 


UXOQCS 


UXO Tech III 


USACE OESS 


USACE OESS 


USACE OESS 


Data 


Sr. Geo Physicist 



10 / 26/2018 


006816 






































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday, July 10, 2015 


IKA 


PIKA-PIRNIE JV 


DAILY REPORT 

USACE PM' 


TEAM 1 


Position 


UXO T3 


UXOT2 


UXOT2 


UXOT2 


UXO T2 


UXO T1 


UXOT1 




10 / 26/2018 


006817 




























































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USACE PM 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Friday, July 10, 2015 


TEAM 2 

Position 

Name 

Signature 


UX0T3 


UX0T2 


UX0T2 


UX0T2 


UX0T2 


UXO T1 


UXO T1 


10 / 26/2018 


006818 








































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 




CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

^^USACEPf^^^^ 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wendsday 3/9/2016 


WEATHER: Cloudy 

TEMPERATURE Low: 44 High: 69 

WIND 10 - 20 mph NE 

WEATHER EFFECTS: Mostly 

Cloudy, 20 % chance of rain, Hum 32%, UV 7 of 10, S/R - 6:24 am S/S 6:11 pm 

SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief. 



Position 

Name 

Signature 



10/26/2018 


006819 










































































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Wendsday 3/9/2016 



TEAM 1 



10 / 26/2018 


006820 
































































•IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Wendsday 3/9/2016 



TEAM 2 


10 / 26/2018 


006821 







































































PIKA 

£3 ARCADIS CnHflEKLKUl 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USACE PM 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX , 

Thursday 3/10/2016 


WEATHER: Cloudy 

TEMPERATURE Low: 45 High: 74 

WIND 10 -15 

mph NE 


WEATHER EFFECTS: 


Mostly Sunny, 0 % chance of rain. Hum 23%, UV 7 of 10, S/R - 6:22 am S/S 6:11 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief. 


Position 


Technical Lead 


SUXOS 


Site Manager 


UXOSO/SSHO 


UXOQCS 


Geophysical TeamLe 




USACE OESS 


USACE OESS 


USACE OESS 




Data 


Sr. GeoPhysicist 


Geophysical Team 



Name 


Signature 



10/26/2018 


006822 


















































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 3/10/2016 


TEAM : 

L 

Position 

Name 

Signature 


UXOT3 


UXO T2 


UXO T2 


UXO T2 


UXOT2 


UXO T1 


UXO T1 
















10/26/2018 


006823 


































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 3/10/2016 



TEAM 2 


Position 

Name 

Signature 



10/26/2018 


006824 














































PIKA 

fs ■ ■ 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

^USAC^J^^^ 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 3/11/2016 


WEATHER: Cloudy 

TEMPERATURE Low: 45 High: 74 

WIND 5 - 10 

mph SE 


WEATHER EFFECTS: 


Mostly Sunny, 0 % chance of rain, Hum 27%, UV 7 of 10, S/R - 6:21 am S/S 6:12 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Position 


Project Manager 

SUXOS 

Site Superintenden 

UXOSO/SSHO 

UXOQCS 

Geophysical TeamL 


USACE OESS 

USACE OESS 

USACE OESS 


Data 

Sr. Geophysicist 

Geophysical Team 

S>- 

c 

p 

Q 





10/26/2018 


006825 
















































10 / 26/2018 


006826 




































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 3/11/2016 



PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 2 


Position 


UX0T3 


UXOT2 

UXO T2 

UXOT2 

UXO T2 

UXO T1 

UXO T1 










10/26/2018 


006827 












































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, ft. Bliss, El Paso, TX 

Monday 3/14/201654 


WEATHER: Sunny 

TEMPERATURE Low: 51 High: 80 

WIND 20 - 30 




WEATHER EFFECTS: 


Sunny, 0 % chance of rain. Hum 16%, UV 7 of 10, S/R - 7:17 am S/S 7:14 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Position 


Signature 


Project Manager 

SUXOS 

Site Superintend 

UXOSO/SSHO 

UXOQCS 



USACE OESS 

USACE OESS 

USACE OESS 


Data 

Geophisical Tear 

Geophysical Tear 

Geophysical Tear 










10 / 26/2018 


006828 














































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USAGE PM 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 3/14/2016 

■H 

TEAM : 

L 

Position 

Name 

Signature 


UXOT3 

UXOT2 

UXO T2 

UXOT2 

UXOT2 

UXOT1 

UXO T1 










10/26/2018 


006829 



































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 3/14/2016 



TEAM 2 



10/26/2018 


006830 

































|P IKA PIKA-PIRNIE JV DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


nph NW 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 3/15/2016 


WEATHER: Sunny 

TEMPERATURE Low: 50 High: 79 

WIND 10-15 

WEATHER EFFECTS: Sunny, 0 % chance of rain, Hum 21%, UV 7 of 10, S/R - 7:16 am S/S 7:15 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, 



10/26/2018 


006831 













































PIKA 

e> . 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tuesday 3/15/2016 

_ 



TEAM 1 



10/26/2018 


006832 



































PIKA 

& ■ 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Tuesday 3/15/2016 


TEAM 2 

Position 

Name 

Signature 


UXO T3 


UXOT2 

UXO T2 

UXO T2 

UXOT2 

UXO T1 

UXO T1 












10/26/2018 


006833 



































PIKA 

to arcadis pnwicnnan 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wednesday 3/16/2016 


WEATHER: Sunny 

TEMPERATURE Low: 49 High: 80 

WIND 5 - 10 

mph NNW 


WEATHER EFFECTS: 


Moslty Sunny, 0 % chance of rain, Hum 12 %, UV 7 of 10, S/R - 7:15 am S/S 7:16 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Wind Hazards 


Position 


Name 


Signature 



10/26/2018 


006834 















































PIKA 

eAKCADISEEEEEEia 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tuesday 3/16/2016 




TEAM 1 



10/26/2018 


006835 




































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wednesday 3/16/2016 



USACE PM 


TEAM 2 


Position 


Signature 


UXOT3 

UXO T2 

UXO T2 

UXO T2 

UXO T2 

UXO T1 

UXO T1 










10/26/2018 


006836 








































10/26/2018 


006837 






























































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 3/17/2016 


TEAM 1 

Position 

Name 

Signature 



10/26/2018 


006838 
















































10/26/2018 


006839 




































PIKA 

& ARCADIS cpwroiaraa 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USACE PM 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 3/18/2017 

jam 

WEATHER: Sunny 

TEMPERATURE Low: 51 High: 83 

WIND 10 - 15 

10 mph WNW 

WEATHER EFFECTS: Moslty Sunny, 0 % chance of rain, Hum 12 %, UV 8 of 10, S/R - 7:12 am S/S 7:17 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Wind Hazards Bio (Plant) hazards 


Position 


Project Manager 

SUXOS 

Site Superintender 

UXOSO/SSHO 

UXOQCS 



USACE OESS 

USACE OESS 

USACE OESS 


Data 

Geophisical Team 

Geophysical Team 

Geophysical Team 











10/26/2018 


006840 





















































PIKA 

a arcaois —man 

PIKA-PIRNIE J 

V 

nAY/nATF 

DAILY REPORT 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM 

Friday 3/18/2016 


TEAM 1 

Position 

Name 

Signature 


UX0T3 


UXOT2 

UXOT2 

UXO T2 

UXOT2 

UXO T1 

UXO T1 












10/26/2018 


006841 












































10/26/2018 


006842 



































P S KA PIKA-PIRNIE JV DAILY REPORT 

CONTRACT/TO NUMBERS 


DAY/DATE ^ 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 


WEATHER: Sunny 

TEMPERATURE Low: 44 High: 82 

WIND 5-10 7 mph 

WEATHER EFFECTS: Moslty 

Sunnv. 0 % chance of rain. Hum 26 %, UV 8 of 10, S/R - 7:08 am S/S 7:19 pm - 

dAFFTY TOPICS COVERED TODAY: Slips. Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 

Sun hazards. Wind Hazards Bio (Plant) hazards -- 


Position 

Name 

Signature 


Project Manager 


suxos I 

Site Superintendent! 

UXOSO/SSHO 

UXOQCS [ 



USACE OESS 

USACE OESS 

USACE OESS 

\A !> Ac-t OtKr'y 

Data 

Geophisical Team L 

Geophysical Team 

Geophysical Team 




10/26/2018 


006843 




















































































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 3/21/2016 


TEAM 1 

Position 

Name 

Signature 



10/26/2018 


006844 


















































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Monday 3/21/2016 


PIKA-PIRNIE JV 


DAILY REPORT 

USACE PM 


TEAM 2 


Position 


UX0T3 


UXOT2 

UXO T2 

UXOT2 

UXOT2 

UXO T1 

UXOT1 














10/26/2018 


006845 






































PIKA 

<25 ■ 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USACE PM 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 3/22/2016 


WEATHER: Sunny 

TEMPERATURE Low: 44 High: 85 

WIND 25 - 35 

32 mph WSW 

WEATHER EFFECTS: Mostty Sunny, 0 % chance of rain, Hum 13 %, UV 8 of 10, S/R - 7:07 am S/S 7:20 pm Possible gusts over 50 mph 

SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 

Sun hazards. Wind Hazards Bio hazards, Plants and Snakes 


Position 

Name 

Signature 



10/26/2018 


006846 





















































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 




WQ12DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Tuesday 3/22/2016 


TEAM : 

L 

Position 

Name 

Signature 



10/26/2018 


006847 




























































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tusday 3/22/2016 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 2 


Position 


UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXO T1 

UXO T1 














10/26/2018 


006848 








































10/26/2018 


006849 










































































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winoate Depot Activity, McKinley County, NM 

Tuesday 3/22/2016 



TEAM 1 


Position 

Name 

Signature 


PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


UX0T3 


UXO T2 

UXOT2 

UXO T2 

UXO T2 

UXOT1 

UXOT1 









10/26/2018 


006850 







































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tusday 3/22/2016 


PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 2 


Position 


UXOT3 

UXO T2 

UXOT2 

UXOT2 

UXOT2 

UXOT1 

UXOT1 













10/26/2018 


006851 







































10/26/2018 


006852 













































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 3/24/2016 




TEAM 1 



10/26/2018 


006853 






















































10/26/2018 


006854 















































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 3/25/2016 


WEATHER: Sunny 

TEMPERATURE Low: 50 High: 77 

WIND 20 - 30 mph 2 


WEATHER EFFECTS; -„ - - - ■ _ • _— 

SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


•IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


20 mph 


Sunny, Rain chance 0 %, Hum 11 %, UV 8 of 10, S/R - 7:03 am S/S 7:22 pm 


Position 


Project Manager 


suxos 

Site Superintendent 

UXOSO/SSHO 

UXOQCS 



USACE OESS 




Data 

Geophisical Team 

Geophysical Team 

Geophysical Team 












10/26/2018 


006855 

























































PIKA 

ts ■- ~c^znz~. 

PIKA-PIRNIE JV 

DAY/DATE 

DAILY REPORT 

CONTRACT/TO NUMBERS 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM | 

Friday 3/25/2016 


TEAM 1_ 

Position 

Name 

Signature 


UX0T3 


UXO T2 

UXO T2 

UXOT2 

UXO T2 

UXO T1 

UXOT1 










10/26/2018 


006856 




















































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE USACE PM 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 



TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006857 



























































3 1KA PIKA-PIRNIE JV DAILY REPORT 

ei'-i “zxznzzzz; 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 3-28-2016 


WEATHER: Sunny 

TEMPERATURE Low: 50 High: 82 

WIND 15 - 25 mph 19 mph SSW 

WEATHER EFFECTS: Sunny, Rain chance 0 %, Hum 20 %, UV 8 of 10, S/R - 6:59 am S/S 7:24 pm possible gust to 40 mph in the afternoon 

SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 

Sun hazards. High Wind Hazards, Dust inhalation Hazard, Bio hazards, Plants and Snakes 


Position 

Name 

Signature 

Project Manager 

SUXOS 

Site Superintendent 

UXOSO/SSHO 

UXOQCS 







USACE OESS 












Data Manager 
































10/26/2018 


006858 







































































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-X0-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 3-28-2016 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 1 


Position 


UX0T3 


UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXO T1 

UXOT1 













10/26/2018 


006859 







































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 




DAY/DATE 

USACE PM 

CONTRACT/TO NUMBERS 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Monday 3-29-2016 

■■H 


TEAM 2 

Position 

Name 

Signature 


UX0T3 


UX0T2 


UX0T2 


UXO T2 


UXO T2 


UXO T1 


UX0T1 



10 / 26/2018 


006860 


















































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 3-29-2016 


WEATHER: Sunny 

TEMPERATURE Low: 52 High: 82 

WIND 25 - 35 mph 2 


PIKA 

<s arcadis 


PIKA-PIRNIE JV 


DAILY REPORT 



26 mph WSW 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 21 %, UV 8 of 10, S/R - 6:58 am S/S 7:24 pm possible gust to 40 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, High Wind Hazards, Dust inhalation Hazard, Bio hazards, Plants and Snakes 



USACE OESS 



Data Manager 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10 / 26/2018 


006861 






















































IPIKA 


« ARCADISBE! 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tuesday 3-29-2016 


TEAM : 

L 

Position 

Name 

Signature 



10 / 26/2018 


006862 












































PIKA 

if ARTADIS BnOEBIfflVCJSJi 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

USACE PM 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Tuesday 3-29-2016 


TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006863 













































IP IK A 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wednesday 3-30-2016 



WEATHER: Partly Cloudy 

TEMPERATURE Low: 45 High: 70 

WIND 20 - 30 mph 23 

mph NNW 


WEATHER EFFECTS: 


Sunny w/some Clouds, Rain chance 0 %, Hum 25 %, UV 8 of 10, S/R - 6:57 am S/S 7:25 pm possible gust to 40 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, High Wind Hazards, Dust inhalation Hazard, Bio hazards, Plants, Snakes and Lions 



10/26 /2018 


006864 




























































Irik a 


SMU95B 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wednseday 3-30-2016 

TEAM : 

L 


Position 

Name 

Signature 



10/26/2018 


006865 




































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wednseday 3-30-2016 


TEAM 2 

Position 

Name 

Signature 


UX0T3 


UX0T2 


UX0T2 


UX0T2 


UXO T2 


UXO T1 


UXOT1 


10 / 26/2018 


006866 





































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 




CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 




W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Thursday 3-31-2016 


WEATHER: Partly Cloudy 

TEMPERATURE Low: 43 High: 67 

WIND 10-20 mph 16 mph W 


WEATHER EFFEC TS: _._____-— - : -—— 

SAFETY TOPICS COVERED TOD AY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the pub ic. 

Sun hazards, Bio-hazards, Plants, Snakes and Lions -... — 



Geophysical Tea 
Geophysical Tea 


10/26/2018 


006867 



















































































PIKA 

& ARCADfS BCTronr.igCT 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Thursday 3-31-2016 




TEAM 1 


Position 


UX0T3 


UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXO T1 

UXOT1 









Name 


Signature 



10 / 26/2018 


006868 





































10/26/2018 


006869 



































IPIKA 

C SBCADIS t,WII.',litgH 


PIKA-PIRNIE JV 


DAILY REPORT 



CONTRACT/TO NUMBERS 


W912DY-10-D-0025 


WEATHER: 


Partly Cloudy 


TITLE AND LOCATION 


Closed Castner Range RI, Ft. Bliss, El Paso, TX 


TEMPERATURE 


Low: 


43 


High: 


65 


DAY/DATE 


Friday 4-1-2016 


WIND 


10-20 mph 


13 mph 


WEATHER EFFECTS: nixea sun j nu uuuua, - -> -' - -:- a-:-——-— 

SAFETY TOPICS COVERED TOD AY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction wrth the public 


Mixed Sun and Clouds, Rain chance 0 %, Hum 24 %, UV 9 of 10, S/R - 6:54 am S/S 7.26 pm 



10 / 26/2018 


006870 



















































































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM 

Friday 4-1-2016 


TEAM 1 



10 / 26/2018 


006871 








































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 3-1-2016 


PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 2 


Position 


UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXOT1 

UXOT1 














10 / 26/2018 


006872 



































IPIKA 

<S ARCADIS MW-IMMSH 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 


W912DY-10-D-0025 


WEATHER: 


Partly Cloudy 


TITLE AND LOCATION 


Closed Castner Range RI, Ft. Bliss, El Paso, TX 


TEMPERATURE 


Low: 


43 


High: 


65 


DAY/DATE 


Friday 4-1-2016 


WIND 


10-20 mph 



13 mph 


WEATHER EFFECTS: i>nxea sun j nu uuuua, - - --:---:-——r-rp— 

SAFE-fy^fOPICS-COVERECrTODAYrsiips^TOpsTFaiisTstojrWorirA^ 


Mixed Sun and Clouds, Rain chance 0 %, Hum 24 %, UV 9 of 10, S/R - 6:54 am S/S 7.26 pm 



10 / 26/2018 


006873 
























































































DAY/DATE 


CON (RACT/TO NUMBERS 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM 

Friday 4-1-2016 


TEAM 1 

Position 

Name 

Signature 


IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


UX0T3 


UX0T2 


UX0T2 


UXO T2 


UXO T2 


UX0T1 


UX0T1 



10 / 26/2018 


006874 










































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 3-1-2016 


PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 2 


Position 


UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXOT1 

UXOT1 














10 / 26/2018 


006875 



































F3KA 

& ARCAOtS SSnSSHEiS 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, ft. Bliss, El Paso, TX 

Monday 4-4-2016 


WEATHER: Sunny 

TEMPERATURE Low: 54 High: 84 

WIND 5-10 mph 

WEATHER EFFECTS: Sunny 

Rain chance 0 %, Hum 24 %, UV 9 of 10, S/R - 6:51 am S/S 7:28 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions 



Data Manager 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 






































































PIKA 

IS ARCADS5 KKiv>a.;.-Ai.< 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 4-4-2016 




TEAM 1 


Position 


UXOT3 


UXOT2 


UXOT2 


UXOT2 


UXO T2 


UXO T1 


UXOT1 





















Name 


Signature 



10/26/2018 


006877 




































DAILY REPORT 


F 3 1 KA PIKA-PIRNIE JV 

<S ARC ADIS 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 4-4-2016 



Position 

UX0T3 


UXO T2 


UXO T2 


UX0T2 


UXO T2 


UXO T1 


UXO T1 


TEAM 2 



10 / 26/2018 


006878 





































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 4-5-2016 


WEATHER; Sunny 

TEMPERATURE Low: 54 High: 88 

WIND 15-25 mph 1 


»IKA 


PIKA-PIRNIE JV 


DAILY REPORT 



19 mph SW 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 11 %, UV 9 of 10, S/R - 6:49 am S/S 7:29 pm possible gusts to 40 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions, High Wind Hazards 


Position 


suxos 


UXOSO/SSHO 


Site Superint 


UXOQCS 


USACE OESS 


Data Manag 


Geophisical 


Geophysical 


Geophysical 



10/26/2018 


006879 

















































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 


PIKA-PIRNIE JV 


DAILY REPORT 



DAY/DATE 


Tuesday 4-5-2016 


Position 


UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXO T1 

UXO T1 







TEAM 1 


10/26/2018 


006880 











































10 / 26/2018 


006881 




































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wednesday 4-6-2016 


WEATHER: Sunny 

TEMPERATURE Low: 51 High: 81 

WIND 10 - 20 mph 1* 


PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 



WEATHER EFFECTS: 


Sunny to partly cloudy. Rain chance 0 %, Hum 13 %, UV 9 of 10, S/R - 6:48 am S/S 7:29 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions, High Wind Hazards 



Data Manager 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10 / 26/2018 


006882 























































PIKA 

a«ncftnBBgHM»ii. , taii 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wedneday 4-6-2016 

TEAM : 

L 



Position 


UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXOT1 

UXOT1 









10/26/2018 


006883 






































PIKA 

(SARCADISEIIESZnESa 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wednesday 2016 



TEAM 2 


Position 


UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXOT1 

UXO T1 








10/26/2018 


006884 









































10/26/2018 


006885 































































































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

W912DY-10-D-0025-DS02 

niLt ANU 

Environmental Remediation Efforts at 

Thursday 4-7-2016 


TEAM 1 

Position 

Name 

Signature 

L__-;-I- y* - 



10/26/2018 


006886 













































DAILY REPORT 


PIKA 

feABCADisiam-n.'.i.i.'am 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Thursday 4-7-2016 


PIKA-PIRNIE JV 



Position 

UX0T3 


UX0T2 


UXO T2 


UXO T2 


UX0T2 


UX0T1 


UXO T1 


TEAM 2 

Name 


Signature 



10/26/2018 


006887 













































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 4-8-2016 


WEATHER: Cloudy 

TEMPERATURE Low: 53 High: 78 

WIND 10 - 20 mph 1 


13 mph SE 


WEATHER EFFECTS: Mostly cloudy. Rain chance 50 %, Hum 36 %, UV 7 of 10, S/R - 6:46 am S/S 7:31 pm 


SAFETY TOPICS COVERED 


TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Water/rain Hazards 




Data Manager 


Geophisical Tea 

Geophysical Tea 

Geophysical Tea 



10/26/2018 


006888 


















































































IP IK A 

ejARCAOISlESSa 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 4-8-2016 



TEAM 1 




10/26/2018 


006889 





































PIKA 

@ ABCAC]5E3322Ei33 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Friday 4-8-2016 




TEAM 2 


10/26/2018 


006890 









































PIKA PIKA-PIRNIE JV DAILY REPORT 

fe ARCADIS IWMWIil&YI 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 4-11-2016 


WEATHER: Sunny 

TEMPERATURE Low: 52 High: 75 

WIND 10 - 20 mph 15 

mph W 



WEATHER EFFECTS: Sunny, Rain chance 0 %, Hum 32 %, UV 9 of 10, S/R - 6:42 am S/S 7:33 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Wo rk Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 
Sun hazards, Bio-hazards, Plants, Snakes and Lions. 


Position 


suxos 


UXOSO/SSHO 


Site Superinte 


UXOQCS 


USACE OESS 


Data Manager 


Geophisical Tea 

Geophysical Tea 
Geophysical Tea 





10/26/2018 


006891 
































































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 4-11-2016 


TEAM : 

L 

Position 

Name 

Signature 



10/26/2018 


006892 
























































IP1KA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Monday 4-11-2016 





10/26/2018 


006893 










































PIKA 

& ARCADIS 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 4-12-2016 


WEATHER: Cloudy 

TEMPERATURE Low: 49 High: 66 

WIND 10 - 15 mph 

10 mph ENE 


WEATHER EFFECTS: 


Variable Clouds, Rain chance 50 %, Hum 50 %, UV 9 of 10, S/R - 6:41 am S/S 7:33 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Water Hazards, Possible Thunderstorms in 


Position 


suxos 


UXOSO/SSHO 


Site Superinten 


UXOQCS 



USACE OESS 



Data Manager 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006894 






















































PIKA 

Bt ARCAOIS HUK.M.lAlil 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tuesday 4-12-2016 




TEAM 1 


Position 


UX0T3 


UXO T2 


UX0T2 


UX0T2 


UX0T2 


UXO T1 


UX0T1 



10/26/2018 


006895 






































PIKA 

ID AKCAE3I5 HUU.WU..H.I 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Tuesday 4-12-2016 


Position 


TEAM 2 



Name 


UX0T3 


UXO T2 


UX0T2 


UX0T2 


UX0T2 


UXO T1 


UXO T1 



10/26/2018 


006896 




















































10 / 26/2018 





















































































































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Wedensday 4-13-2016 


PIKA-PIRNIE JV 


DAILY REPORT 


Position 


UXOT3 


UXOT2 


UXO 12 


UXO 12 


UXO 12 


UXO T1 


UXOT1 

























TEAM 1 


10/26/2018 


006898 










































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wedensday 4-13-2016 




Position 


UXOT3 


UXOT2 


UXOT2 


UXOT2 


UXO T2 


UXOT1 


UXO T1 

























TEAM 2 


Name 



10/26/2018 


006899 











































PIKA 

fit ARCADIS EEEE22EISS3 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Thursday 4-14-2016 


WEATHER: Sunny 

TEMPERATURE Low: 53 High: 87 

WIND 10 - 15 mph 1< 



10 mph 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 20 %, UV 9 of 10, S/R - 6:38 am S/S 7:35 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Wo rk Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 

Sun hazards, Bio-hazards, Plants, Snakes and Lions. 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 







10/26/2018 


006900 



































































10/26/2018 


006901 





































fika 


eURCADISC 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

illLfc AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Thursday 4-14-2016 


DAILY REPORT 


TEAM 2 




10/26/2018 


006902 







































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 4-15-16 


WEATHER: Sunny 

TEMPERATURE Low: 54 High: 86 

WIND 20 - 30 mph 2 ‘ 

WEATHER EFFECTS: Sunny, Rain chance 0 %, Hum 20 %, UV 9 of 10, S/R - 6:36 am S/S 7:35 pm 


PIKA-PIRNIE JV 


DAILY REPORT 



SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations 





Geophisical Tea 


Geophysical Tea 


Geophysical Tea 






10/26/2018 


006903 







































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 4-15-2016 


IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


Position 

UXOT3 

UXO T2 

UXO T2 

UXO T2 

UXOT2 

UXO T1 

UXOT1 













TEAM 1 



10/26/2018 


006904 










































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

W912DY-10-D-0025-DS02 

111 Lt A PI LI LULA 1IUI1 

Environmental Remediation Efforts at 

Fnri- winnate Denot Activity. McKinley County, NM 

Friday 4-15-2016 



TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006905- 















































10/26/2018 


-.006906 
















































































































10 / 26/2018 


00690 ' 



























































10 / 26/2018 


006908 















































10 / 26/2018 


006909 

































































































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tuesday 4-19-2016 


TEAM 1 



10/26/2018 


006910 
















































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tuesday 4-19-2016 


IKA 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 2 


Position 


UXOT3 


UXO T2 


UXOT2 


UXOT2 


UXOT2 


UXOT1 


UXO T1 


























10/26/2018 


006911 







































PIKA 


WEATHER: 


WEATHER EFFECTS: 


SAFETY TOPICS 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 


W912DY-10-D-0025 


Sunny 


TITLE AND LOCATION 


Closed Castner Range RI, Ft. Bliss, El Paso, TX 


TEMPERATURE 


Low: 


51 


High: 


86 


DAY/DATE 


wedensday 4-20-2016 


WIND 


10 -15 mph 


Sunny, Rain chance 0 %, Hum 16 %, UV 10 of 10, S/R - 6:32 am S/S 7:39 pm 


COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations 



Position 


suxos 


UXOSO/SSHO 


Site Superinte 


UXOQCS 



USAGE OESS 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 




10/26/2018 


006912- 















































































'IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Wedensday 4-20-2016 



TEAM 1 



10/26/2018 


006913 























































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM 

Wedensday 4-20-2016 


TEAM 2 



10/26/2018 


006914 















































IP! KA 

e > arcadis mMW»i.aa 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Thursday 4-21-2016 


WEATHER: Sunny 

TEMPERATURE Low: 56 High: 87 

WIND 10 - 15 mph 


9 mph 


ESE 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 15 %, UV 10 of 10, S/R - 6:31 am S/S 7:40 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations 



10/26/2018 


006915 


































































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 4-21-2016 



TEAM 1 



10/26/2018 


006916 

























































10/26/2018 


006917 





































10/26/2018 


006918 

























































































































IP IK A 


PIKA-PIRNIE JV 


DAILY REPORT 


Ke. AKLAWStmHrlRT«t3il 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 4-22-2016 


TEAM : 

L 

Position 

Name 

Signature 



10/26/2018 


006919 







































[PIKA 


££ AilCADiSd 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 4-22-2016 



TEAM 2 




10/26/2018 


006920 









































10/26/2018 


006921 













































































































10/26/2018 


006922 




































Pika 

& ARCAD6 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 4-25-2016 


TEAM 2 


Position 


UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXO T1 

UXO T1 














10/26/2018 


006923 









































TICS’ 

lis AECADomamasEsa 


PIKA-PIRNIE JV 


I CONTRACT/TO NUMBERS 

TI1LE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 4-25-2016 

[WEATHER: Sunny 

TEMPERATURE Low: 64 High: 86 

WIND 25 - 35 mph 

28 mph WSW 


I _ __ • _ ' ' -—■■ / ~ ■ • WMJVJ IVIUI pujoiuic VJUjLj LVJ JU llipil 

[SAFFn- TOPICS COVERED T ODAY: Slips, Trips, Falls, Stop Work Autho rity, Two Man Rule, Traffic Safety, Weather Brief, interaction with the nnhlir 
Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10 / 26/2018 


006924 


































































































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/ DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 4-25-2016 



TEAM : 

L 

Position 

Name 

Signature 


UX0T3 


UX0T2 


UXO T2 


UX0T2 


UX0T2 


UXO T1 


UXO T1 



10 / 26/2018 


006925 

















































10 / 26/2018 


006926 


























































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

:: 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wedensday 4-27-2016 



WEATHER EFFECTS: 


SAFETY 


IKA 


PIKA-PIRNIE JV 



18 mph 


W 


Sunny, Rain chance 0 %, Hum 17 %, UV 10 of 10, S/R - 6:24 am S/S 7:44 pm, 


TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006927 

































































'IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinlev County, NM 

Wedensday 4-27-2016 


TEAM 1 



10/26/2018 


006928 



















































10 / 26/2018 


006929 




































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft, Bliss, El Paso, TX 

Thursday 4-28-2016 


WEATHER: Sunny 

TEMPERATURE Low: 54 High: 

84 

WIND 20 - 30 mph 

20 mph WSW 


TKA 


PIKA-PIRNIE JV 


DAILY REPORT 


WEATHER EFFECTS: 


SAFETY TOPICS COVERED 


S unny, Rain chance 0 %, Hum 15 %, UV 10 of 10, S/R - 6:24 am S/S 7:44 pm, possible gusts to 40 mph 
TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 





Geophisical Tea 


Geophysical Tea 


Geophysical Tea 






10 / 26/2018 


006930 




















































































IK A 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity. McKinley County, NM 

Thursday 4-28-2016 



TEAM 1 



10 / 26/2018 


006931 

























































IPIKA 

e . akcadis mmaai 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 4-28-2016 



TEAM 2 



10 / 26/2018 


006932 









































Personnel for Ft. Bliss, Closed Castner Firing Range 



10 / 26/2018 


006933 




UK A 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 4-29-2016 


WEATHER: Sunny 

TEMPERATURE Low: 52 High: 75 

WIND 20 - 30 mph 2 



23 mph 


W 


WEATHER EFFECTS: juimy, wmiuian^u -- -—/ - -; i_-—— ---———- 

SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the pu ic 



Geophisical Tea 

Geophysical Tea 
Geophysical Tea 


10 / 26/2018 


006934 





























































































PIKA 


fSARCADISE! 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 4-29-2016 


TEAM 1 

Position 

Name 

Signature 


UX0T3 


UX0T2 


UX0T2 


UX0T2 


UX0T2 


UX0T1 


UXOT1 



10/26/2018 


006935 




































IP IK A 

£ anranK BBBMM 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Friday 4-29-2016 




TEAM 2 


Position 

Name 

Signature 


UX0T3 


UXO T2 


UX0T2 


UX0T2 


UXO T2 


UX0T1 


UXO T1 



10 / 26/2018 


006936 





































J =J,KA PIKA-PIRNIEJV 

mil 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 5-2-2016 

WEATHER: Sunny 

TEMPERATURE Low: 45 High: 73 

WIND 10 - 20 mph 16 mph ESE 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 30 %, UV 10 of 10, S/R - 6:21 am S/S 7:47 pm, possible gusts to 40 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations. High Wind Hazards 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10 / 26/2018 


006937 




























































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Monday 5-2-2016 


tka: 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 1 




UXOT3 


UXO T2 


UXOT2 


UXOT2 


UXOT2 


UXOT1 


UXOT1 








10 / 26/2018 


006938 
























































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Monday 5-2-2016 


TEAM 2 

Position 

Name 

Signature 



10 / 26/2018 


006939 



























































PIKA 

(5 ARCADIS EEEEEEI3 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 5-3-2016 


WEATHER: Sunny 

TEMPERATURE Low: 50 High: 84 

WIND 5 -10 mph 9 


9 mph 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 28 %, UV 10 of 10, S/R - 6:19 am S/S 7:48 pm, possible gusts to 40 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations. High Wind Hazards 



10/26/2018 


006940 




























































K' ARCADISUHHriULLMUi 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM | 

Turesday 5-3-2016 


TEAM : 

L 


Position 

Name 

Signature 


IKA 


PIKA-PIRNIE JV 


UX0T3 


UX0T2 


UX0T2 


UX0T2 


UXO T2 


UX0T1 


UXOT1 


10/26/2018 


006941 





















































PIKA 

(3 ARCADIS KUNyiJUl v'l/1 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 


PIKA-PIRNIE JV 


DAY/DATE 


Tuesday 5-3-2016 


TEAM 2 


Position 


Name 


UXOT3 


UXOT2 


UXOT2 


UXO T2 


UXOT2 


UXO T1 


UXO T1 
















10/26/2018 


006942 














































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


ffiARCADlS 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 




W912DY-10-D-0025 

Closed Castner Range RI, ft. Bliss, El Paso, TX 

wedensday 5-4-2016 



WEATHER: Sunny 

TEMPERATURE Low: 60 High: 86 

WIND 10 - 20 mph 

15 mph ESE 



WEATHER EFFECTS: Sunny, Rain chance 0 %, Hum 28 %, UV 10 of 10, S/R - 6:18 am S/S 7:49 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 



Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations. High Wind Hazards 




10/26/2018 


006943 

















































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Wedensday 5-4-2016 


TKA 


PIKA-PIRNIE JV 


DAILY REPORT 


TEAM 1 


Position 


UX0T3 


UXO T2 


UX0T2 


UXO T2 


UX0T2 


UX0T1 


UXOT1 



10/26/2018 


006944 































































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wedensday 5-4-2016 


TEAM 2 



10/26/2018 


006945 










































!Ai Z pY **/ 6*-"^ 


1 / 

10/26/2018 


006946 










































































































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 




CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM 

Thursday 5-5-2016 




TEAM 1 



10/26/2018 


006947 
























































IKA 


& ARCADIS CISEI 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Thursday 5-5-2016 



TEAM 2 


10/26/2018 


006948 











































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 




W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 5-6-2016 


WEATHER: Sunny 

TEMPERATURE Low: 60 High: 94 

WIND 25 - 35 mph 25 mph S 

WEATHER EFFECTS: Sunny, Rain chance 0 %, Hum 14 %, UV 10 of 10, S/R - 6:15 am S/S 7:50 pm, possible wind gust over 40 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffi c Safety, Weather Brief, interaction with the public. 
Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of LTTV operations. High Wind Hazai 


PIKA-PIRNIE JV 


DAILY REPORT 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006949 







































































PIKA" 


&ARCADISE 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 


W912DY-10-D-0025-DS02 


TULE AND LOCATION 


DAY/DATE 


Environmental Remediation Efforts at 
Fort Wingate Depot Activity, McKinley County, NM 


Friday 5-6-2016 



TEAM 1 


Position 


Name 


UXO T3 


UXOT2 


UXOT2 


UXOT2 


UXOT2 


UXOT1 


UXO T1 

















10/26/2018 


006950 

















































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/ DATE | 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM 

Friday 5-6-2016 

TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006951 













































|p ik A" 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 5-9-2016 


WEATHER: Sunny 

TEMPERATURE Low: 57 High: 84 

WIND 25 - 35 mph 2 


WEATHER EFFECTS: 


21 mph 


W 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 

Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 






10/26/2018 


006952 
































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Monday 5-9-2016 



PIKA 

G> ARCADIS EEEESEE3Z3 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 1 


Position 


UXO T3 


UXOT2 


UXOT2 


UXOT2 


UXOT2 


UXO T1 


UXO T1 















Name 


Signature 



10/26/2018 


006953 





































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


ta AKCAUb Bg^WgiiLail 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Monday 5-9-2016 

Page 3 

TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006954 










































10/26/2018 


006955 




































































































































10/26/2018 


006956 







































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Tuesday 5-10-2016 



TEAM 2 


10/26/2018 


006957 


















































PIKA 


& ARCADIS laaMLlMSl 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 5-11-2016 


WEATHER: Sunny 

TEMPERATURE Low: 59 High: 91 

WIND 10 - 20 mph 

14 mph ENE 

WEATHER EFFECTS: Sunny 

with intervals of clouds, Rain chance 0 %, Hum 19 %, UV 10 of 10, S/R 6:10 am S/S 7:54 pm 


PIKA-PIRNIE JV 


DAILY REPORT 


SAFETY TOPICS COVERED " 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 


Position 


suxos 


UXOSO/SSHO 


Site Superinten 


UXOQCS 



USACE OESS 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 




10/26/2018 


006958 
























































































IK A 


PIKA-PIRNIE JV 


DAILY REPORT 


& AW.AU6 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Wedensday 5-11-2016 


TEAM : 

L 

Position 

Name 

Signature 



10/26/2018 


006959 




























































IP IK A 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wedensday 5-11-2016 




Position 


UXOT3 


UXOT2 


UXOT2 


UXOT2 


UXOT2 


UXO T1 


UXO T1 

























TEAM 2 


Name 



10/26/2018 


006960 









































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Thursday 5-12-2016 

WEATHER: Sunny 

TEMPERATURE Low: 61 High: 91 

WIND 10 - 20 mph 


WEATHER EFFECTS: 



SAFETY 


TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of U7V operations. High Wind Hazards 



Geophysical Tea 
Geophysical Tea 


10/26/2018 


006961 













































































10/26/2018 


006962 












































PIKA 

ARCADIS BtflPlBiaBtl 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Thursday 5-12-2016 


TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006963 







































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, ft. Bliss, El Paso, TX 

Friday 5-13-2016 


WEATHER: Sunny 

TEMPERATURE Low: 61 High: 93 

WIND 5 - 10 mph 8 

WEATHER EFFECTS: Sunny 

with intervals of clouds, Rain chance 0 %, Hum 40 %, UV 10 of 10, S/R - 6:09 am S/S 7:55 pm 



8 mph 


TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006964 











































































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 5-13-2016 


PIKA-PIRNIE JV 


DAILY REPORT 



TEAM 1 


Position 


Name 


UXO T3 


UXOT2 


UXO T2 


UXO T2 


UXOT2 


UXO T1 


UXO T1 


























10/26/2018 


006965 










































TKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 5-13-2016 



TEAM 2 



10/26/2018 


006966 


































































[PIKA 


&ARCADISEE 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 5-16-2016 


WEATHER: Sunny 

TEMPERATURE Low: 64 High: 89 

WIND 10 - 25 mph 

1 



15 mph WSW 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 9 %, UV 10 of 10, S/R - 6:08 am S/S 7:57 pm 


SAFETY TOPICS COVERED TODAY : Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006967 










































































10/26/2018 


006968 




































[Pika 

& arcaois 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 5-16-2016 




TEAM 2 



10/26/2018 


006969 











































PIKA 

ftAKCADisiaiUtim^ii 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 5-17-2016 


WEATHER: Sunny 

TEMPERATURE Low: 59 High: 84 

WIND 12 mph W 


PIKA-PIRNIE JV 


DAILY REPORT 


8 mph SSW 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 9 %, UV 10 of 10, S/R - 6:07 am S/S 7:58 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 



USACE OESS 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006970 


































































PIKA 

a ARCADES BWTOCia.au 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 


DAY/DATE 


Tuesday 5-17-2016 



TEAM 1 


Position 


UXOT3 


UXOT2 


UXOT2 


UXOT2 


UXOT2 


UXOT1 


UXO T1 




















10/26/2018 


006971 





































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Tuesday 5-17-2016 


TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006972 



















































PIKA - 

(SfARCADacaEEmaaii 

PIKA-PIRNIE JV 

DAILY REPORT | 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wedensday 


WEATHER: Sunny 

TEMPERATURE Low: 56 High: 73 

WIND 10 -20 mph ESE 

16 mph ESE 

WEATHER EFFECTS: Sunny, Rain chance 60 %, Hum 54 %, UV 10 of 10, S/R - 6:06 am S/S 7-58 pm “ ~ 


-———-- ^ 1 x am _>/ _> / . -JvJ (JIII 

SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public 


^-- - - - 1 •• - I 

Sun hazards, Bio-hazards, Plants, Snakes and Uons.-Hazards of UTV operations, High Wind Hazards, Ughtening Hazards 


Position 


suxos 

UXOSO/SSHO 

Site Superintend 

UXOQCS 

PM 



USACE OESS 





Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006973 
















































































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 


fi ARC ADIS 


PIKA-PIRNIE JV 


DAILY REPORT 


TEAM 1 


Position 


UXOT3 


UXOT2 


UXOT2 


UXOT2 


UXOT2 


UXOT1 


UXOT1 















10/26/2018 


006974 

















































PIKA 


Qt ARCADiSGEE 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Wedesnday 5-18-2016 



Position 


TEAM 2 


UXOT3 


UXOT2 


UXOT2 


UXOT2 


UXOT2 


UXO T1 


UXO T1 


























10/26/2018 


006975 








































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Thursday 5-19-2016 


WEATHER: Sunny 

TEMPERATURE Low: 59 High: 78 

WIND 5 - 10 mph S 

8 


8 mph 


WEATHER EFFECTS: 


Sunny with periods of clouds. Rain chance 10 %, Hum 54 %, UV 10 of 10, S/R - 6:06 am S/S 7:59 pm 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards, Lightening Hazards 


Position 


suxos 


UXOSO/SSHO 


Site Superinten 


UXOQCS 


PM 


USACE OESS 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006976 

















































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 5-19-2016 


TEAM : 

L 

Position 

Name 

Signature 


UX0T3 


UXO T2 


UX0T2 


UXO T2 


UX0T2 


UX0T1 


UXO T1 



10/26/2018 


006977 



































rJ KA PIKA-PIRNIE JV 

& ARCAD5 C22S3ZE3ZES3 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Thursday 5-19-2016 



TEAM 2 


Position 

UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXO T2 

UXOT1 

UXO T1 














10/26/2018 


006978 







































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


<a AKLAMS BODSIZSD 



CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 5-20-2016 


WEATHER: Sunny 

TEMPERATURE Low: 61 High: 90 

WIND 10-15 mph S V 


12 mph 


Sunny, Rain chance 0 %, Hum 24 %, UV 10 of 10, S/R - 6:06 am S/S 7:59 pm 


WEATHER EFFECTS: _„___ 

SAFETY TOPICS COVERED TODAY: Slips, Trip s, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 

Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards, Ijahteningjjazarcis^ 



10/26/2018 


006979 























































































PIKA 

Q?. ARC ADIS f.TU«AM.Ldl2 

PIKA-PIRNIE JV 

DAY/DATE 

DAILY REPORT 

CUN l RAC 1 /TO NUMBERS 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate DeDot Activity, McKinley County, NM | 

Friday 5-20-2016 


TEAM 1 

Position 

Name 

Signature 


UX0T3 


UX0T2 


UXO T2 


UXOT2 


UXOT2 


UXO T1 


UXO T1 



10/26/2018 


006980 












































PIKA 

£} ARCADIS 

PIKA-PIRNIE JV 

nAV/HATF 

DAILY REPORT 

CONTRACT/TO NUMBERS 

W912DY-10-D-0025-DS02 

111 lc Are u wut i 

Environmental Remediation Efforts at 

Fort Winaate Depot Activity, McKinley County, NM 

Friday 5-20-2016 



TEAM 2 

Position 

Name 

Signature 



10/26/2018 


006981 














































IK A 


PIKA-PIRNIE JV 


DAILY 


(F. ARCADIS BSE3EEI2I1 

TTTI F AND LOCATION 

DAY/DATE 

CONTRACT/TO NUMBERS 

W912DY-10-D-0025 

| X 1 LC Hill/ 1 iwi* 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday 5-24-2016 

WEATHER: Sunny 

TEMPERATURE Low: 63 High: 92 

| WIND 

10-20 mph 

WEATHER EFFECTS: Sunny 

, Rain chance 0 %, Hum 12 %, UV 10 of 10, S/R - 6:03 am S/S 8:02 pm 



10/26/2018 


006982 










































































































IKA 


PIKA-PIRNIE JV 


DAILY REPORT 


MIAHLAiUSBMO—— 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winaate DeDot Activity, McKinley County, NM 

Tuesday 5-24-2016 

TEAM : 

L 

Position 

Name 

Signature 



10/26/2018 


006983 























































PIKA 

(S ARCADiSfAMU'^frnr.2ii3 

PIKA-PIRNIE J V 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Tuesday 5-24-2016 



TEAM 2 

Position 

Name 

Signature 


UX0T3 


UX0T2 


UXO T2 


UXOT2 


UXOT2 


UXO T1 


UXOT1 



10/26/2018 


006984 





















































PIKA 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wedensday 5-25-2016 


WEATHER: Sunny 

TEMPERATURE Low: 63 High: 93 

WIND 10-25 mph 17 mph WSW 

WEATHER EFFECTS: Sunny, Rain chance 0 %, Hum 8 %, UV 10 of 10, S/R - 6:03 am S/S 8:02 pm, with wind gusts over 40 mph 


PIKA-PIRNIE JV 


DAILY REPORT 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006985 














































































IPIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wedensday 5-25-2016 



TEAM 1 


10/26/2018 


006986 







































PIKA 

fiARCADBEtBEBEElII 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Wedensday 5-25-2016 




TEAM 2 


10/26/2018 


006987 







































PIKA 

BAWMis nnimi.'ra&n 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Thursday 5-26-2016 

WEATHER: Sunny 

TEMPERATURE Low: 58 High: 85 

WIND 10-25 mph 



WEATHER EFFECTS: 


Sunny, Rain chance 5 %, Hum 8 %, UV 10 of 10, S/R - 6:03 am S/S 8:04 pm, with wind gusts over 29 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006988 


























































PIKA 


fcE AKCAUIS 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Thursday 5-26-2016 

TEAM : 

L 

Position 

Name 

Signature 


PIKA-PIRNIE JV 


DAILY REPORT 


UX0T3 


UXO T2 


UXOT2 


UXO T2 


UXOT2 


UXOT1 


UXO T1 



006989 


10/26/2018 

























































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Thursday 5-26-2016 



TEAM 2 


10/26/2018 


006990 








































, 

-- -- 

IT- l 12Dy ~^ 0Q25 - PlKA - p WNlF Jv 

I^Anm; - -^L^lci 0sed Cartne , - 

^ :— ^'EIpZ ^ 

F*^!ll°Picscd - ^JL^ntgh: --- L ^5-27^7 —j—■ 

suxos 


OAIU^f 


UXOSO/SSHO 
Site Superintenc 
UXOQCS 
PM 


USACE OESS 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 


10/26/2018 


006991 





















































































































PIKA 


fiiARCADISGI 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 5-27-2016 


Position 

UXOT3 

UXOT2 

UXOT2 

UXOT2 

UXOT2 

UXO T1 

UXO T1 












TEAM 1 




10/26/2018 


006992 















































10/26/2018 


006993 























































PIKA 

(£ AKCAOIS 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Tuesday, March 29, 2016 


WEATHER: Sunny 

TEMPERATURE Low: 63 High: 89 

WIND 10-20 mph 


PIKA-PIRNIE JV 


DAILY REPORT 



13 mpl 


WEATHER EFFECTS: 


Sunny, Rain chance 0 %, Hum 25 %, UV 10 of 10, S/R - 6:01 am S/S 8:06 pm. 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations. High Wind Hazards 


Position 


suxos 


UXOSO/SSHO 


Site Superintend 


UXOQCS 


PM 


IX fA a l 


USACE OESS 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006994 





































































PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 5-31-2016 




TEAM 1 



10/26/2018 


006995 











































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 5-31-2016 


PIKA 

a wriMK BMBiBngsri 


PIKA-PIRNIE JV 


DAILY REPORT 



Position 


UXOT3 


UXO T2 


UXO T2 


UXOT2 


UXOT2 


UXOT1 


UXOT1 

























TEAM 2 



10/26/2018 


006996 





































PIKA 

(St ARCADIS BBOTEBiari 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wedensday 6-1-2016 



WEATHER: Sunny 

TEMPERATURE Low: 61 High: 82 

WIND 5 - 10 mph 

9 mph 

ENE 


WEATHER EFFECTS: 


Scattered Clouds, Rain chance 30 %, Hum 30 %, UV 10 of 10, S/R - 6:01 am S/S 8:06 pm. Possibile Thunderstorms afternoon 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations. High Wind H. 



Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


006997 
































































10/26/2018 


006998 




































10/26/2018 


006999 






































PIKA 

Gt AKCAD6 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Thursday 6-2-2016 

WEATHER: Sunny 

TEMPERATURE Low: 65 High: 88 

WIND 5 - 10 mph 



7 mph 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interac tion with the public. 
Sun hazards, Bio hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 


Position 


suxos 


UXOSO/SSHO 


Site Superintend 


UXOQCS 


PM 


DGM Field Lead 


USACE OESS 


Geophisical Tea 


Geophysical Tea 


Geophysical Tea 




10/26/2018 


007000 


























































































PIKA 

ftAWAnKCBnaeiMM 

PIKA-PIRNIE JV DAILY REPO 

H 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

1 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Thursday 6-2-2016 

1 

TEAM 1 

Position 

Name 

Signature 

UX0T3 




UXOT2 



UXOT2 



UXOT2 



UXO T2 



UXO T1 



UXO T1 




BM 
































10/26/2018 


007001 












































PIKA 

C? ARCADiS SSE2S3Ii2E3 


PIKA-PIRNIE JV 


DAILY REPORT 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 


DAY/PATE 


Thursday 6-2-2016 


TEAM 2 



10/26/2018 


007002 







































PIKA 

PIKA-PIRNIE JV 

DAILY REPORT 

CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Friday 6-3-2015 


WEATHER: Sunny 

TEMPERATURE Low: 64 High: 97 

WIND 5 - 10 mph 

13 mph ENE 


WEATHER EFFECTS: 


Some Clouds, Rain chance 0 %, Hum 21 %, UV 10 of 10, S/R - 6:00 am S/S 8:07 pm. 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations. High Wind Hazards 



Position 

Name 




Geophisical Tea 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


007003 





































































10/26/2018 


007004 








































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Friday 6-3-2016 



PIKA 


PIKA-PIRNIE JV 


DAILY REPORT 



Position 


UXOT3 


UXOT2 


UXOT2 


UXO T2 


UXOT2 


UXOT1 


UXO T1 

























TEAM 2 


10 / 26/2018 


007005 




































CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 



W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Monday 6-6-2016 


WEATHER: Sunny 

TEMPERATURE Low: 74 High: 101 

WIND 10 - 15 mph 11 mph SE 


PIKA 

et ARCADI5 Kmsui.i.ian 


PIKA-PIRNIE JV 


DAILY REPORT 


WEATHER EFFECTS: 


Some Clouds, Rain chance 0 %, Hum 15 %, UV 10 of 10, S/R - 6:00 am S/S 8:07 pm. 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety 
Sun hazards, Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations. High Wind Hazards 



USACE OESS 



Geophysical Tea 


Geophysical Tea 



10/26/2018 


007006 






























































PIKA 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Winqate Depot Activity, McKinley County, NM 

Monday 6-6-2016 



TEAM 1 

Position 

Name 

Signature 






10 / 26/2018 


007007 













































PIKA 

IS ARCADiS CSBgBECT3 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Monday 6-6-2016 

Paqe 3 


TEAM 2 


Position 

Name 

Signature 



10/26/2018 


007008 
















































10 / 26/2018 


007009 























































































































PIKA 

fe ABcacB Bnaaaaan 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Tuesday 6-7-2016 


TEAM d 

L 

Position 

Name 

Signature 



10/26/2018 


007010 







































10 / 26/2018 


007011 


































PIKA 

ts arcadis BEmmaBai 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

Wedensday 6-8-2016 

WEATHER: Sunny 

TEMPERATURE Low: 74 High: 100 

WIND 10 - 15 mph 




10 / 26/2018 


007012 




















































































PIKA 

fiS ARC ADIS ■ I 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wedensday 6-8-2016 


TEAM 1 

Position 

Name 

Signature 






10 / 26/2018 


007013 

















































PIKA 

IS ARCADIS TOiromTTS 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 

W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Wedensday 6-8-2016 


TEAM 2 



10 / 26/2018 


007014 






































PIKA 

<3ABt-flms naimuna 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

W912DY-10-D-0025 

Closed Castner Range RI, Ft. Bliss, El Paso, TX 

WEATHER: Sunny 

TEMPERATURE Low: 75 High: 101 


WEATHER EFFECTS: 


DAY/DATE 


Thursday 6-^2016' 


-Hi 


WIND 


10 - 20 mph 


13 mph 


W 


Some Clouds, Rain chance 0 %, Hum 23 %, UV 10 of 10, S/R - 5:59 am S/S 8:10 pm. 


SAFETY TOPICS COVERED TODAY: Slips, Trips, Falls, Stop Work Authority, Two Man Rule, Traffic Safety, Weather Brief, interaction with the public. 


Sun hazards. Bio-hazards, Plants, Snakes and Lions. Hazards of UTV operations, High Wind Hazards 





• -v* 


Geophysical Tea 


Geophysical Tea 



10/26/2018 


007015 






































































PIKA 


PIKA-PIRNIE JV 


CONTRACT/TO NUMBERS 

TITLE AND LOCATION 

DAY/DATE 


W912DY-10-D-0025-DS02 

Environmental Remediation Efforts at 

Fort Wingate Depot Activity, McKinley County, NM 

Thursday 6-9-2016 

J 



TEAM 1 



10/26/2018 


007016 









































10/26/2018 


007017 





































